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NEGOTIATED CONTRACT 

Cootzmct So. CT-701 

Vyeon Hfg. Cc^pai^ 


Paaadcna, Califnrsiia 


Contract forj Sm Schedule 

iE*3r% ’■'■y ’"*^'1' ■- , 

Aaoimt: See PART VII 

Mall JnvoicM to: 

l^rforaaoee ^riod: 

AAclnlatTatlve Data: “ 

1 July 1959 thru 30 Jvate i960 


called the Govem»mt, repreeeated ky tke CoKtiactlag Officer 
«eeutlng thle eodtraet, and the ako7e.]MMd Coniraetor which 1« a Coxrora- 
tlo^ l&eerpciated in the Stated of Ddamre, hereinafter celled the Con- 

vITBlCvOr* 


The ihrtles hereto agree that the Ooatxaetor shall ftimiah the aeeeeeanr 
pt^onnel and ehall perfom all the aerrieea eat f<arth in the attached 
Schedule iasaed hereunder for the eoaaldexatlon atated therein. 

rlghta and obli^&tlena of the fartiea to thia eoatzaet awii be aiAJeet 
to and gorremed hy the attached Schedule and Gerozal Provialooa, which 
together with thia aignature page and the aceoavanyiag certificate cceoriae 

^ event of any Inconalatency hetwem the 
Schedule and the Gwxeral Proriaicna, the Schedule ehall eeoxtrol. 


25X1 


IN WITNESS WHEREOF, the part lea hereto have exacuted thia eostraet aa of 

X959. 

Signatureat ^ ■ ■ ■■ — ' 

m'wm, acmm 


T9ib! UNM iiiATES 6f AMMttilA 
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25 YEAR RE-REVIEW 

SECRa 
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Contniet Ho. CT-701 


SCHEDULE 


VABS I - ARTICLES AMD SUPPLIES TO BE FURMTfifftgP 

(a) The Contzaetor lUaall foralsh to tho GonronsMtat sueh 

spare parte, aodifteatloa kite, eoegpoo^aats, aaA data fOr eftgpMmt of 
types whldi liave bead, are l»iag or my herelaaffeer be aaimlbeturcd by 
the Coutracter as the Gtovemaeat nay call for bereuzider. Quaatitlee of 
the suppllea to be furnished Shall be detez«£ned as herelaefter provided. 

(b) From tl»« to tlae the Govero^sit will fVuiili^ lists to the 
Coxitiaetor which set Ibrih ttie Itess tJto GovemBent desires to procure 
togeth^ with the dSslred delivery s^edule and the estlsoted 

aiaount thereof. These lists will be la the fora of (a) a Purchase 

Request issued by the Depot Supply Officers or (b) a H<pi. refuest firoa 
the extracting Officer or his authorised re^^resxtatlves la the ease of 
Custooer No. 2, The extractor will proovtly d^ete ftpoa said purchase 
reguxts any It ess rendered obsolete by design changes and insert in lieu 
thereof, siqoraedlag and Interehaagsable Itesw, If any, in the or 
lesser (juantltltes, as appropriate. Contractor will generate a Produetix 
List ^ for each CustoB^r fras eucdi Depot Purchase Requests and/or (kuntract- 
Ing Officer requests and 8i»ll tnumit one oeqjy to the extracting 
Officer and thrx eoplx to the depot If for Customer 1 xd one copy to 
the extracting Officer, xe copy to WSPO, and thrx to the . THpot If 
fbr Customer 2, together with any pertlnxt informtlx cxcemlng the 
supe rseded item to the extracting Officer xd hie dtily authxised 
rsporesxtatives. The extractor will la^ude x xtlmted price and x 
xtlxted deUvery date x xX Productlx List subaltted The Contractor 
will be obligated to fbmish the Item In the fuxtltles listed therein, 
xd subjxt to its n^ts alsewiare speelflsd In this extract, the 
Gtovemmnt will be obllgzted to take delivery of the Item x furaiXed 
on a Productlx List. The Cxtractw Is hereby authxlsed to 
delivery la advance of the sXedule appearing x xy Productlx List 
under this extract. 

(c) If It appears to the extractor at any tlm that the total price 
of tJie total quxtlty of item covered by ai^ or all Froduetix Lists Issued 
for a specified Customer Is likely to eseeed the funds allotted hereunder 
In Part VI for said Cusotaer, the extractor shall notify the extracting 
Officer xd the authorised represxtatlve of the amount ot euX excess. 
Within thirty (30) days after receipt of such notice, the Gover^ent will 
either notify the extractor It has takx aetlx to Increase the funds 
allotted tor a eustoaier, or will notify the Contractor of the item or 
quantltix to be dedeted from such Froduetix Lists la order to bring it 
within the dollar amount therof If thli Government fttlls to act within 
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thlrtynSay f«rlod, the Ccmtmetcw shall suhslt to the Coatracttag 
OfSlcer ^ tee authorised represttitatl^ a rstonssiudatlOB of the sarts 
te b e die ted to brliig tee Production Lists Uteln said dollar aaouS and 

awnnre or dlsanprooe such reeoMendationa 
slteln ten (10) days after recel^ thereof. If tee Contiaetlag Officer 

reeoBBendation of tee Con- 
^-Jr**?* »»«wed and tee Production Lists eh*n 

eccordln^y. If the GorezxuBnat deletes Item or smatitles from 
a Production List, such action shall he considered a isnrtial tezadBatloQ 
mder the clause hereof entitled Temlnatlon for Coavenleme of the 
GoyernsMffL^. 

PART II - PROCEDURE FOR PRICIHG 

4 .V “ Piracticable after receipt by tee Contmetor £x«k 

Officer w his authorised refresentativee of a rea^est 
R^«st, as aiprovriate, but in no e^^ sere than 
receipt, the Ccotraetor #».^n prepare and 
submit to Contracting Officer a Propoaed Call List (Prte3lffldilhlt) 
for »ch Customer telch shall include thereon the nuBd>ers the Pro- 

apflicahle thereto and tea unit and total priees 
covering the items shoim thereon. A rspreiuclble 
velluia ^ four prints in the case of Custoamr BO. 1 and a v^Iot and 
flT# prints in the ease of Customer Me. 3 of tee Proposed Call Ust «rin 
be^epared and shaU be delivered prosipfcly by the Oontimetor to tee 
^ntractl^ ^icer The reproducflOe and three (3) prints shall carry 
thereof, a certificate m an u a l l y signed by an officer or 
oteer person authorised to bind the Contractor, stating that the prices 
thcMln represent a ftim q.uotatlon Sseh such (hOl teall require the 
jwittTO approv^ of the Contracting Officer stating that tee pricea 

^sonable. Bach such call shall set forth therein 
the total dollar amount teexeof . 

ft approved by the ContTnctlng Officer 

it sh^ be a numbered Call to tee contract If the ContmetlAf' Officer 

to agree on Prices in the Proposed Call^lat, the 
® dleagreement as to a fueatlon of fhct 
aceordanoa ^th the clause thereof entitled 
Msputes ^ ^e Contracting Officer shall reduce to wrltlns by a Proposed 

Si believes feir rea^^i? 

decided by the Contracting Officer ehall be paid upon all 
deliveries, pending final decision of tlie dispute 

bhe Contracting Officer shall 

®.®o^^3r«of to the Contractor and forward one egqfy teerof 
bear^ his eritt^ approval to the Finance omcer responsible for making 
payraaits uMer this contract. Upon Clofvetrnmesit ’ s acceptance of delivery 
of any of the items listed on an Approved Call List, the Contractor Jhlll 
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be entitled to be ^ald therefor at tbe firlees ehovn on the A j fot w e d C<^I1 
List. 


(d) 133.e Coatmetor s^iall be fald nyon the subolselM nonthly of 
properly certified Invoices or voijchers, for partial dAllvertiM accepted 
by the Govemstent, or, when re(|uested by the Contractor, payaant for 
accepted partial deliveries shall be aade etMciever such payaoit veiald 
e^ual or exseed eltdier $1,000.00 tar 50?^ of the total ainnnt of tha Approve d 
Call List. 

(e) ®ae total of all prices agreed to la aeeordaace with this PAST 

II shall be subject to redet^»alaatloii, la accordaaee vlth PAST X of this 
coatraet eatltlcd FRXCE REDETEHKINAnOEr, at the end of eadti of the Cover- 
aaeat's fiscal yeaxe dxuring which this contract rua. Each 

shall have set forth i^bvrwxi a total target price which consists of the 
total of all Itens listed on the call and a eeillag price ecegputed at 
of target price. Eheh call shall also Indicate the total target 
^HRr^elllng prices to date for this contract. 

PART III - DELIVERY 

Deliveries shall be aade In accordance with the delivery schedules set 
forth in the Approved Call Lists as aay be gmerated imder this contract 
fron tine to tine. 

PART IV - IHSPECTION AND ACCEPTASCE 

(a)All supplies and services to tuml^ed under this contract 
be shippod FOB Contractor's or Subcontractor's plant In aeeordaxiee vlth 
shipping Instraetions to be Issued at a later date. 

(b) All services, mterial emd vortenshlp adiall be sidajaet to Inspeo- 
tltm and test by r^reseaitatlves of the Gowonnent fOr this purpose, 

the Cceitractor shall allow at all reasonAle tlnss, to the extent approved 
la writing by the Ccsitractlng Officer or his duly authorised representa- 
tive, Inspectors and other Govemnent pgastoonel free access to the plant 
and cperations and shall provide all reascnable facilities and assistance 
for the safety and convenience of Govensomt Inspectors in the per- 
fomanee of lihelr duties - 

(c) Inspection emd acceptance of the itcsts contracted for undiR' this 
contract ahnl.l be mde by the Govenaaent at the Contractor’s plant, with 
respect to any item fabricated euad/or asaenided and packed as Indivi- 
dual or lateral units at the Contractor's plant. With respect to Itsas 
fabricated and/or asseabled and packed as individual or Integral units 

at eubeoatraetors' plants, the point of iiupet^on aM accoptenca lAudl 
be at ihe plant of such subcontractor. 
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PABT V - PERIOD OF PERFOBMAIfCE 

(a) iSiQ Contractor shall famish the azrtleles and reguested 

hereuadar during the period 1 Jvdy 1959 throu(^ 30 June 19^ 

(b) •mti Goveroiaent Is granted the rl^t and caption of rmewlng or 
this contract for aaiy additional periods of tls« but not to 

exceed 30 1961 . Ihis option to extend will be ocerelsed by leiuance 

of aa /^aendsisiit to -Hile eontmet. 

PART VI - PONDS ALLOTTED 


Pbr the purposes of this contract there has been allotted the foUcnrlan 
amounts t ^ 


Period 


Custcmar Aaonnit 


1 July 1959 •» 30 June i 960 BO. 1 

No. 2 


$24,C»0* 

$65,000 


Total 

Amount 


$ 89,000 


(*contlng^t upon availability of funds ftir 
this purpcMe tor Custosanr Ho, 1 during the 
Ooveroaent's Fiscal Year 1^. Ibndlng 
for each CustosMr Is for an approacLaats 

six month period. 

When preparing a Proposed Call List, Contraetor indicate 

thereon the customer to shlch such doeua^t relatw. Further, the 
Invoices shall ladlmte (l) the period involved, ( 2 ) the total funds 
allotted for said period leas the total of all prevlouB Davolecs 

submitted, thereby ( 3 ) showing the balance of funds avail- 
able for expenditure in that period. Utader this sawunt shall be set 
forth the amoiuit currently being claimed, reflecting the Gall List 
Nuntber, the line item number, quantity, unit price and total prices 
therefor^^ 

All Depot Purchase Requests or Contract tag Officer authorisations 
received prior to the end of a period shotO-d be charged to the funds 
allotted for that period aotwithstaadiag the prepsmtloo of the 
List, work perfi03fBied and Invoices subcdtted aft^ close of the period. 

C^itraetor will indicate on final invoices for each custoc^r 
that such invoice is Its final claim for l^t period inform Ih® 
Contracting Officer of '^e unexp^ded amount for each c u stomer Ifti- 
expended funds at the end of a period for Customer No. 1 are 
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for us@ ia a 8ut}se^u«at period. IMaaq^eoded funds at the 
•oii of a period for Custcraer Bo. 2 yre amllable for tise In a 
oid^sequeat pezlod and \ 9 (ki notlfiaitiea e# t!b« aaKint of sueh funds, 
the contract shall he avuided to either transfer stidi fui^ to the 
subsequent period or renore them fren the eontraet. If, at any time, 
the Contractor is of the that the cost of sueh woxic sill soeceed 

the anomt set fortii abore. It shall notify the Contxaetlag Officer in 
accordance with the provlslana of paragmih (e) of Part I. 


PAST VII - WAIVER OF RE(»;iREMEaroS OF OBHEBBAl PBOVI3IOBS 

Boteithstanding the requiroaents of any of the Oeaeral Prorlsions 
of this mntraet to the contrary, vhensoever the Contractor, in per- 
foimnee of the vorh issder this contract, shall find that l^e require- 
Btents of any of the clauses of the Gsaaral Frorlsions ai« in emafUet 
eith security Instructions issued to the Contractor by the extracting 
Officer or by his duly authorised represeotatlre for security sntteia . 
the extractor shall call the attxtix of the Oontraetiiig OfficOT to 
sueh conflict and the Contracting Officer or his duly authorised repre- 
sentatlre for security antters iriiall (l) nodlfy or rsselad suda security 
requlieBeuts or (il) the Contrsctlag Officii shall issue to the Con- 
tractor a valvar of eoeqUanee vith the requirenents of ^e General 
Provisions conflicting with such security re^iinsmats. Any vaiver of 
eoiaftllanee vi1^ the General Provisions of this extract issued by the 
extracting Officer shall be in vrltlng, except that the approval by 
the Contracting Officer of any subextraet issued hereunder by the ex- 
tractor shall be deeoed to exstltute approval of vaiver of any clauses 
of the Gxezal Provisixs in cxfLict with the stipulations of such 
subextraet . 


PART VIII - S PECIAL gECURTOr BEgTR ICTIOMS 

The extractor shall not reveel (i) the specific xture or any 
details of the vorh belzig perfomed hereunder or (li) ai^ Infbroatix 
vhatsoever with rxpect to the departaent of the GovenuaGnt qxxrlng 
this extract xd woxic thereunder duinepfc as the extractor is 
directed or pamltted to reveal sm^ infomatix by the extracting 
Officer or by his duly authorised r^psrxxtativo for security xttcurs, 
xd notwithstanding xy clause or sxtlx of this eoKrtraet to the ex- 
trary, the extractor shall not Interpret any clause or seetix of this 
contract as requiring or pemitting divulgenee of xch infarsatlx to 
xy persx, pl^lc or private, or to wxy officer or departaxt of the 
Govemmxt without the express csnsxt of the extracting Officer or 
his duly authorised represxtatlve for security Batters. 
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COSTS 




--•'-.Ta' 



4 ^ tihlch have be«m laeunred the Ocnixecter on and after 
aatlcliatlCHa of thla eozitx&et aM yrlor to lie aigaias^ 
pi if laexurred after algniag would ha^ lM«a eooaldftred allomble 
«f emt for thla eoatract, almll be eonaldared aa allowable iteas 
beretatder. 


BIRT X - PRICE BEDETERMINATION 


(a) Beeauae of the nature of the vozk called for by tiiia eontraet 
aad Him uncertainty aa to the coat of perfaraanee hereunder, the jartlea 
agree that the ecarbraet price hereof my be adjuated. in aaewdanee vilh 
the provlaiona of thla elauae- 


(b) Within sixty (60) days after the eo^gdetlon or texninatiaci 
of this cfmtraet, the eontiactor will prapare and aubadt to the contraetlng 
officer a revised price proposal for the aunplles and servicea tvamlatoi 
on the contract aignported by a coat stataasnt, itealxed so fiur aa la 
practical In the mnner prmerlbed by Ptozm jBk, together with such 
other lafozmtlon aa my to pertinent in the ai^potiatioQ for a revlaed 
price pursuant to this clausa. ! 13 ie cootractlng Ifflear have the 

rl^t at all reasonable ttma to mke or cause to be mdt su^ amsiina- 
tlons and audits of the contractor 'a boohs, recoids, and aecounta as he 
my request. 


(c) Upon the filing of the atatoownt and other pertlamt infoimtim 
required by paragraph (b) of '^s clause, the eontzmctor sad the contzactlng 
officer will prc^ptly negotj^te In good ihith to agree iqpon a reasonable 
revlaed price for the entire eoxtract which, upon the basis of such 
statesMmt emd o^er pertinent li^aimtien, will constitute fair and Just 
coo^msatioo to the c<mtraetor for the perfoxmnce of thla eontzaet. Ih 
determining -the extent of any estimted alloeanee for profit to be taken 
Into account in fixing such revised price, consideration vill be given to 

the extent to idiich Ihe contractor has p erfOMa ed ^e contract vlth effielexuey, 
economy, and ingenuity, la no event shall the revised price meeed ^e 
Celling Price eatahLlshed in the last Chll Idat (Priced Exhibit). The 
revised price ahall to evidenced by a a^qrplagBmtal agreessnt to this ecnatraet. 

(d) If vlthln sislty ( 60 ) days afiear ^0 coaqpletion e0 taxslnatlon 

of this contract or aueh further period as my be fimd by^ written aapearaent, 
the parties shall fail to agree uqpon a revlaed price in aceordaziee wli^ 
the provislous of this clause, the failure to agree shall to deeaed to 
be a disagreement as to a question of fact which shall to dispmed of in 
accordance wl'^ the clause herein entitled "Blq^es." 
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(e) ev€mt of a prlea Inaneaoe, tbs OcmoiiBiciit viU pay or 

creM.t to th* cmitmctor tbe aaoimt by tbe revived priee rt aa l l. 

eoceoed the eeixferaet parlee aforeaald. the event of a deerease 1& 
price, the eontieetor vlU repay or credit the aanunt of eueh decroaee 
to the Goveroffisnt is such aamer aa tko eoKtractiiiLg tfflceBr oay direct. 

(f) For any of the porpmce of the dauae herein entitled 
"l^nalnatlOB for CoBvenieoee of the Govermest'* (including vitheut 
linltatloa, eaB 9 utatl<»i of "-Uie total emtxaet prtce’^ and ’’the ewitract 
price of voric not terxstnated” ) fho eecrtraet price elall be the revieed 
contract price agreed upma under paragraph (|) of this elanm or 
determined under paragraph (d) of this dausi, ae ease amy be 
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IMDEX TO GENERAL PROVISIONS 


* PapjC No » 

1, DEFINITIONS ]_ 

2. CHANGES ^ 

*3^ ESTRA5 

u. VARIATION IN QUANTITY 2 

5. INSPECTION 2 

6, RESPONSIBILITY FOR SUPPLIES 3 

RAYI’fflNTSr-TTWTn 3 

8. AHSIGNMENTSOF CLAIMS— h 

9. ADDITIONAL B ND SECURITY [, 

10. FEDERAiL^ STATE j AND LOCAL TAXES h 

11. DEFAULT I 

12. DISPUTES — 3 

13. SOVIET CONTROLLED ARE/vS-^-^ 1 Q 

lii. EIGHT-HOUR LAW OF 191p o 

15. IPALSH-HEALEY PUBLIC CONTPUiCTS ACT 9 

16. NONGISCRUmiATION IN EMPLOYMENT 9 

17. OFFICIALS NOT TO BEME|IT 10 

18. COVENANT AGAINST CONTINGENT FEES 10 

19» TERMIMTION FOR CONVENIEMCE 0F THE GOVERIMENT ]0 

cO, AUTHORIZATION AND CONSENT- l5 

21. NOTICE AMD ASSISTANCE REGARDING PATENT- 

EIFRINGEITENT 

22 . BUY AMERICAN ACT 13 

23. FILING OF PATIENT APPLICATIONS 16 

2^, PATENT RIGHTS 

23, REPORTING OF ROYALTIES 1 21 

2o. RIGHTS IN DATA - UNLmiTED 23 

27. MILITARY SECURITY REQUIREI''1ENTS 21 

28. UTILIZA.TION OF STALL BUSII\IESS CONCERNS 25 

29. EXAMINATION OF RECORDS- o? 

30. GRATUITIES P? 

31. CONVICT LABOR I-IIIIIIZI”! 26 

Qo* GOVERIEffiMT OF LABOR DISPUTES 26 

33, MTERIEL INSPECTION AITO RECEIVING REPORT 26 

3h. SUBCONTRACTS P7 

35. SUBCONTRACTS iL 

— .A.-I.RGRAFT IZIZ it 

37 . D7SPECTI0N AND AUDIT ’ ft' 

38. G0VERM1ENT«FURMISHED PROPERTY 28 
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39 . 

AumATiom m comeact 


ko. 

SlfPERSSDIHG SPEdFICATlDBES-— 


4l. 

DELAY IK DELIVERY DATA- 


42 . 

QWALITY COHTEOL SPEdFICATION 


^ 3 . 

ADDiriOIiAL TAX PBOViaiON 


kk. 

SHIFHENTS 


45 . 

TIME FOB ISSUANCE OF PRonrwTPTray t^TSTS 


k6. 

CERTIFICATE OF ACCEPTANCE- 
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